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EEE 2 Highway MassDOT Highway Division District 5 Accelerated Bridge Program 


Proposed 
Existing | Proposed Sidewalk 
Curb to Curb to | Proposed | Proposed | Proposed | One Side, 
Public Curb curb Width |Lane Width| Shoulder | Sidewalk Both or CURRENT 
AD YEAR | PROJ # Hearing | Width (ft) (ft) Width (ft) | Width (ft) None ADT Comments LOCATION DESCRIPTION PROJECT TYPE CONSULTANT CONTACT ESTIMATE TFPC 


District 5 ABP BridgeProjects Under Construction/Advertised 


Y1 (2008) 604747 28 + 28 28 + 28 a 17,500 4 FT Median BROCKTON ROUTE 123 (BELMONT STREET) OVER ROUTE 24 BETTERMENT GAROFALO & ASSOCIATES INC Kenneth L Lamontagne $3.4M $4,281 ,519.63 
Y1 (2008) 604703 Limited Access FALL RIVER HIGHLAND AVENUE OVER ROUTE 24 (SB) BETTERMENT Greenman-Pedersen, Inc. Kenneth L Lamontagne $1.9M $2,177,456.25 
aa MIDDLEBOROUGH - 

Y1 (2008) 604704 Adv. LA LA LA LA LA LA LA Limited Access RAYNHAM I-495 (NB) OVER THE TAUNTON RIVER BETTERMENT Hatch Mott MacDonald Kenneth L Lamontagne $2.4M $2,497,248.75 

(2008) 603595 Limited Access ATTLEBORO Ege OVER Ven INGTON Sie te i20 OVER NEWPORT AVE NATE PRESERVATION Kenneth L Lamontagne $4.6M $4,806,196.53 

1A) & I-295 OVER I-95. 
oe SCHEDULED & EMERGENCY REPAIRS TO SUBSTRUCTURES AT 
Y2 (2009) 601393 3/18/2008 p 3 | 0 =| wz | 8 | 6 | Bom | 4,800 a BROCKTON BARTLETT STREET OVER SALISBURY BROOK REPLACEMENT CME ASSOCIATES INC Michael Papadopoulos $1.1M a 
District 5 ABP Bridge Reconstruction Projects Under Design 
Y3 (2010) 603983 10/20/2008 6' - 6-5/8" 18,900 a ATTLEBORO NORTH MAIN STREET OVER BUNGAY RIVER REHABILITATION Commonwealth Engineers & Consultants, Inc. Stephen Soma $3.2M $3,694,261 .00 
Y3 (2010) 54400 6/25/2009 11,500 Currently Closed ATTLEBORO OLIVE STREET OVER CONRAIL REPLACEMENT Parsons Transportation Group Inc. Stephen Soma $11.8M $11,758,080.00 
BRIDGEWATER - 
3 (2010) 604415 1/29/2008 2,000 MIDDLEBOROUGH SUMMER STREET OVER THE TAUNTON RIVER REPLACEMENT Edwards & Kelcey, Incorporated Manhar Patel $3.1M $3,803,341.03 
US RTE 6 & STATE RTE 28 (CRANBERRY HIGHWAY) OVER 
3 (2010) 603670 8/12/2009 ere pe ee ee 25,400 a BOURNE - WAREHAM COHASSET NARROWS REPLACEMENT Earth Tech Stephen Soma $18.3M $16,024,502.00 
Single Lane Temporary 

Y3 (2010) 24090 5/6/2010 144 30 11 4 5.5 One 2,779 Bridge KINGSTON ELM STREET OVER THE JONES RIVER REPLACEMENT Greenman-Pedersen, Inc. Manhar Patel $2.5M $2,889,660.00 

4 (2011) 603576 6/28/2006 eta? « 3.5/4.5 a TAUNTON BAY STREET OVER THE MILL RIVER REPLACEMENT Fay, Spofford & Thorndike, LLC Manhar Patel $2.0M $2,017,828.65 

Pending District 5 ABP Projects on Limited Access Highways 
v3(2010) | 605272 Limited Access BARNSTABLE —_|(US 6) MD CP OVER (SR 132) IYANQUGH ROAD PRESERVATION GAROFALO & ASSOCIATES, INC. Kenneth L Lamontagne §3.1M §3,070,000.00 
Y6 (2013) 605223 Limited Access FALL RIVER sis ialaeal EAD RESO AN ING r ee CONN nNG REHABILITATION Jacobs Engineering Group, Inc Michael O'Dowd $115.8M $115,780,822.50 
Other District 5 ABP Projects - Maintenance or Preservation Projects 
; : : P ; : , FAIRHAVEN - NEW |(EAST & WEST BRIDGES) ROUTE 6 OVER ACUSHNET RIVER & ; ; 


= Not Started 
LA = Lim. Access 
N/A = Not Appl. for contract (painting, etc) 
ABP District 5 bridge widths.xls TBD = To Be Determined 





